


woo Sept 12, 1956 COMMENT NO. L 


loa Devel opment Directive has been received for ‘JS LLL. | A priority of 
1A and a precedence of 1-6 has been assigned, Initial funding haa been re~ . 
ceived. A contract igs being negotiated with Lockheed for development of the 


2. The Camp Cooke Ioc site appears to meet ideally the requirements for 
southerly and westerly firings outlined in WDOTR memo to WDO dated 7 May 1956, 
Assuming confirmation of this site, WOTR would like coneurrenct by WDO and YDI 
in the following: 4 ba a 


varaagce’ she basic principle of joint 107&-1I7L use of land and base oe. 
facilities at Camp Cooke, . | | - _ git yp :; 

be Use of guidance site number 4 and ite associated launchers on qe Oi aut 
@ minimum interference interim basis by WS 117L beginning early in 1959 for “eee 


westerly firings only, - 


7 _ Ce Use of the southern launch facility A, in conjunction with | 
- guidance site number 4 for overflow-WS 1171 workload on a longer tern basis, 

This combination will Sive NS 117L the ability to launch in the southwest 
quadrant. for: operational firings, , a | 


d, Construction of an independent WS 117L launch complex, probably 
at the extreme southern end of the Camp Cocke area using funds requested for. 


3. It is desired to determine what modifications or additions to the — 
facilities currently being planned would be required to make thes¢ facilities 
usable for WS 117L purposes. For this purpose » meetings between R=W, Lockheed 
and Holmes ani Narver are being scheduled (in accordance with verbal agreement 

_ with WDIO). When the nature of the modifications have been determined, and an 
estimate made of the cost and probably delays that would result.if. the modifi~ 
cations were to be incorporated, WDTR will consult with WDO and WDI to determine 
@ mutually acceptable course of action, | : | | 
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4, It is requested that WDTR be advised of meetings ar deadline ac 
dates which would affect the Ws 117L program, - . 7 


f8/ 














Frederic C, £, Oder 
FREDERIC C, E, ODER | 
Assistant for WS 1171, 
Technical Operations — 





WDTR 56-140 


a : . : —, | | | oe ~, 
SUBJECT Utilisation of Camp Cooke aE 


TO: WDOTR THRU: WDI FROM: wDO «DATE: 17 Sep 56 | COMMENT NO, 2 
| — | | Col Sheppard /bs/540 


1.| WDO has tacitiy visualized and in so fer as possible (due to ouz 
limited) knowledge about 1171, program) provided during planning for the 
utilization of Camp Cooke generally as outlined in Comment No. 1, 





2... Currently I have designated Lt Col lyster, in his capacity as one of 
the senior members of WDO rather than Chief of WDOM, to lead the preparation — 
of a somplete, standard operations order for directing the phased activation 
of Camp Cooke in all its aspects. I expect that pertinent sections of WDT, 
WDS and WDI as well as WDO offices will prepare or assist in the preparation. 
of the standard annexes and any special annexes required. He is now preparing 
correspondence to WT, WDS and WDI which will initiate action in detail. ‘NTR 
should contact him prior to completion of the draft of this correspondence 9 
to insure that 1171 aspects are included, | | | 


3. It is urgent that activities or resources not directly comected 
with the technical operation of the 117L activities at Cooke but which are | 
required in operations, logistic, personnel or general administrative support 
be rapidly identified so that proper attention is given them. In this 


connection WDTR should: be prepared to nominate a representative to participate 
fully in the generation of the operations order, | | > 


SIGNED > 
WILLIAM A, SHEPPARD 
Colonel, USAF 


Deputy Commander 
Plans and Operutions 
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r | 
SUBJECT : Utilization of Camp Cooke 


TO: DIR FROM WDI DATE: 19 Sept 56 COMMENT NO, 3 
| | _ ‘Lt Col V.L. Hastings/hd 


1, Ref paragraph la of Comment 1, Basie use of Camp Cooke 1s programned, 
fucilities-wise, for WS 107A ~ 3134. Both of these system requirements must, 
therefore, be considered tn proposed utilization by 117L. 


2. Comments as to joint use of launch facilities by 1171 are as follows: 


a, Launch/guidance Site No. 4 1s the only complex for which con. 
struction is scheduled to start in FY 57. Completion will be early in Calendar 
1959, | | | | | “ ; 


b&b. Construction of the southern launch facility, (Site No, 1) was 
purposely scheduled to folloy the facility at Site No. 4 to permit a final — 
evaluation of WS 117L requirement for a multiple use launch facility. 


3. Construction of an independent 117L launch complex at the extrene 
southern end of Cooke may be influenced by a requirement presented by the Navy 
on 28 Aug 1956 to the OSD Ballistic Missiles Committee, for use of full aroa 
south of Site No. 1, | 


4. Any modifications required by 117L for use of Site No. 4 must be de- 
finitized not later than 1 October 1956 if construction completion dates are 
to be met as scheduled. The erchitect—-engineer ig presently preparing pre~ 
liminary design of this facility which will receive review and approval by 
WDD/R-W/ Contractors during period 15-30 October, To insure the best multiple 
use launch complex, it is recommended that the 1171 requirements be incluied 


in the second launch canplex scheduled for start of construction in early 
FY 1958, SU | 


5. The WDI representative for contact on the utilization of facilities 
at Camp Cooke is Capt Sam H, ‘Wood. . _ 


SIGNED — 
VERNON L, HASTINGS . 
Lt Colonel, USAF 
Assistant for IOC 


WDTR 56-140 
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SUBJECT: Utilisation of Camp Cooke 


TO: WDI : FROM: WDTR «DATE: 4 Oct 56 COMMENT NO, 4 
| Lt Herther/eh/134, 


1. Reference paragraph 4 of Comment No. 3, WS 117L requirements for 
consideration in Camp Cooke ICC Site No, 4 planning are inclosed. These 
requirements are those which can be foreseen by Lockheed Aircraft Corporation 
and WDTR as of the moment, but it is realized that, due to the rapid change 
of detail plans that is currently underway by your architect—engineer, con— 
tinuous Holmes and Narver contact by Lockheed and WDTR will be required to 
insure the best multiple use of this site, ae | 


2. The WDOTR representative for contact on WS LL7L use of Camp Cooke 1s | | 
W/Lt. John 2» Herther, : 


| /s/ Ra C. Truax, Commander, USN 
1 Inel | 


_ for  FREDERIC C, E, ODER 
1 copy Key Items in Wi 7L Lt Colonel, USAF. 
IOC Planning, 4 pages (s) assistant for WS 1171 


| Technical Operations 
Copy furnished : a _ 2 
WDO Ee | 


DOWNGRADED AT 12 YEAR 
INTERVALS, NOT AUTOMATICALLY 
DECLASSIFIED. 00D DIR 5200.10 


[a Sa 





- 


YDTR 56-140 





1. Reference your meting with Col Oder on Wednesday, 2h Apr 
21 re above subject in which Col Oder expressed coneern that modi- 


such an extent that test programs now scheduled for 11 and 13 might 
have to be shifted to 12 and 14. As requested Majors Zelenka and 
| Collier have investigated this matter and reach, the following COn= 
clusions based on information available at this time. 
a. The lO7A-1 program office is not concerned thay 12 
and 14 will in any way be affected by delays in 11 and 13. 


d. The preblem is & centimuing one which requires con- 
timious monitoring to be sure that most recent developments have 
not changed the situation as indicated in (a) above. 


“G. After the Corps of Engineers contract for the transfer 
recms om launch complexes 11. and 13 is awarded, a better evaluation 
can be made. | ae | 
es @ dJL7L plans should proceed.on the premise that dow 
Sime for stands 12 and 14 is not materially changed and that 
necessary modification to accommodate the LLTL can be accomplished 
in this period. OO | 


2. We will contime to monitor events in this area aad vill 
advise you immediately of any significant changes. | : 








Major, UBAl | 

Spec. Asst. to Dep. Cadr. 

| Weapon Systems | 
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; DESCRIPTION OF PLANNED PROGRAM 
PROGRAM PLANNING. 


The present Sentry Program is based on the System Development Plan , 


Advanced Reconnaissance System, WS-117L (WD - 03076 b), dated 16 July 1957, . 


as modified by reprogramming directives issued in Ja: and March, 1958. 


The January reprogramming provided for the flight testing of Sentry/Atlas | 


» gatellites on a oné-per-month basie starting in June 1959, and for the . 
acceleration of the Pioneer Visual and Pioneer Ferret programs by approxi- 


mately one year. It also introduced a new program » identified as 
Program IIA, in order to provide for use of the Thor IRBM as a booster. 
A reprogramming directive issued on 10 March 1958 by AFEMD instructed 


Sea: IMSD tor (1) prepare plan for acceleration of the’ basic: WS-117L Program _ 


through the use of Sentry/Thor flights for early tests of components >» end | 
to incorporate into the plan the concept of recoverable capsule flights 
for aeromedical research purposes, and (2) re-orient the Sentry/Thor 
flight program so that all flights will be launched from Cooke Air Force 


Base, commencing with a first flight in November 1958. 


oA summary: Development. Program which reflects this reprogramming is shown 


in Figure 1-1. 


Sentry Program Objectives 


A summary of the flight test. objectives for Programs I, II, IIA and IIT 


is as follows: ; 


_ -dtogrem I. Launch of nine Sentry/Atlas vehicles from AFMIC (one each month 


from June 1959 through February 1960) into a low-letitude orbit at an 
altitude of 300 s mi for flight testing visual, ferret » and infrared 
reconnaissance payload components and, ultimately, subsystem, 2 
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Program II. Launch of five Sentry/Atlas vehicles from Cooke AFB (one 
every two months from March through November 1960) into a Polar orbit 
at 300 s mi for Pioneer visual reconnaissance of Soviet-bloc areas of 


. interest, with a ground resolution ; of 100 feet. and a locational accuracy 


of one mile ‘ 


Pe ee Program ITA. Launch of 10 a ae vehicles from Cooke AFB (one every 
“ie. “month from November 1958 through August 1959) into-a high latitude orbit 


at an altitude from 160 s mi to 240 s mi for engineering flight testing 


to attain orbital capability, develop recovery techniques and carry out 


biomedical experiments. A detailed listing of the individual ene 


ae in objectives is presented by Figure 1-2. 


. ‘Program III. | Luunch of five Sentry/Atlas vehicles from Cooke AFB (one 
“every two months from April through December 1960) into a Polar orbit 

- @t an altitude of 300s mi for Pioneer ferret reconnaissance of electro- 
' - magnetic emissions from equipments in Soviet-bloc territories. 


PES." mae key milestones for the overall Sentry program, -the subsystems, and 
a oer corer baa ‘functions are presented in Figures: 1-3 to l-2l. 
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“SUBJECT: WS. 1071 Militery Construstion Progra - ~ Fr 59 

o ghd SARS corss ree 
$50,000 increase was added to the sites st Hemeid - 

st Sut Geel Breen ponetas Sghaste 


| De A Lemp sm of $500,000 ms added for the notification 
ee wW 1171. 


changes were made on the advise of Mr. Dias and Xe. 
? rg the Installations Plans group ef fbéT, The total increase 
of 600,000 made to totel FY 59 MOF for WS 127L $6,so0rouee | 


Ze err, |» Tewritten AF Form 162 wilt be mailed to 
AFEMD by HDSIP 


JUL 9 1957 


cor WDI - Gol, Leonhard 
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WDTR 


MEMORANDIM FOR COLONEL TERHUNE WL 22 157 
SUBJECT: Site Selection - WS 127 


1, Per our discussion on 18 July of the above subject, submitted 
herewith is a proposed jillan of action to accomplish the surveys "in~ 
house", Sites which must be selected at this time ares Northwest, 
Northeast and South Central ‘tracking and data stations plus the Hawaiin 
tracking station (although the S. Central and Hawaii are the only ones 
in the FY59 MCP the other sites are so technically interrelated that 
they must be also selected). By taking the "due date" of the final 
selection (set by Hq USAF as 1 Jan 58) and working back the time re- 
quired for initiation of the various steps has been determined. The 
time table could go as follows: - | . | 


&. 1-21 Aug 57 ~ Intensive map exercise to establish those — 
sites which mst. be visited before they can be accepted or eliminated, 
Most of the necessary plans (base lay out and master plans) are avail- 
able; however, no master plans are available for Hawaiin stations, 


be 22 Aug 57 = Initiate a request to Colonel Banks, AFCIE, 
for permission for the AFBMD team to visit those sites selected as a 
result of la, above. | 


Ce 2-13 Sept. 57 ~ Team visits ZI installations 
d. 23-27 Sept 57 ~ Team visits Hawaiin installations 


e@. 7 Oct. 57 = Initiate request to AMC for electronic sur-~ 
veys required. Although a given survey should take less than six (6) 
weeks there will be more than one required. The time required may also 
be lengthened by inclement weather expected during this time of year, | 


_  -£. 23 Dec 57 = Initiate action to Hq USAF nominating final 
sites. | 3 | | 


2. There are a few disadvantages coupled with doing. thecsites. 
selection survey "in-house, | 


&. Hq USAF, by not participating, will have less first hand 
knowledge of the care taken and will probably require more “selling 
than would otherwise be the case. . 


| be Ultimately the sites will require a high capacity camuni- 
cations link. Participation by AMC representatives would make this 
aspect of the siting more effective. - e | 
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and aircraft support (for the survey 





3. For the reasons we discussed, however, the "in-house" methods | 
advantages, at this time, outweigh the disadvantages. _ | 


4. We are studying in some detail the problems associated with 
accomplishing the functions planned for the S. Central site on a tem= 
porary initial basis at Cooke AFB, At first estimate such a step 
appears feasible if absolutely necessary; however, this would be costly 
both as to money and time, ; | 


| 5. I suggest that the course of action proposed in par 1, above, 

be discussed by you and me with Colonel Leonhard as soon as possible, 

If mutually acceptable authority to proceed plus committment of WDI 
er requested. 











MEMORANDUM FOR COLONEL TERHUNE ; oP 2$ 1957 
SUBJECT: Site Selection, WS 117L 


| wv” 

_., re Referense WTR Memo "Site Selection 117L", 22 July 57. 
During eur diseussions concerning WS 117L facilities requirements 
and site’ selection for WS 117L, you proposed that we lock at the 
feasibility ef using Cocke Air Force Base rather than the proe | 
posed Seuth (Central. station as the R&D data readmout station, We, 
together with IMSD; “have made a stady of this solution with the | 
 Lolleintiig results, | 


a Be Analysis of the tracking system has demonstrated the 
need for an improved tracking contact capability during the first 
pass of an orbital flight to accurately predict subsequent orbit 
paths. In order to adequately accomplish acquisition on the first | 
pass, the tracking radar must see the vehicle at an elevation of 4 
10 or more degrees for at least two minutes. This means that the 
circle of coverage for the station accomplishing initial acquisition 
is materially reduced for the first pass, _ a | 


: b, As previously planned, the South Central station would 
serve as a tracking station for the low latitude test flights of 
Program I, as well as, an operational station. In this role the 
station was restricted to. latitudes south of 0° N. latitude to 





optimum operational capsbility, It would alse permit the delay of 
the. three U. S. Operational Stations until the FY 60 MOP, 








c. Detailed analysis of ial characteristics of 
both AFMTO and IOC launched low lajiZSOWeMM—MiAs led us to the 
conclusion that Cocke Air Force Base would fe re efficient and 


lees costly test data acquisition station fofthe following reasons: 


(1) Cooke has approximately double the contact capa~ 
bilities on the first few passes of low latitule orbite launched eo 
from AFMTC or Cooke, Over a large number of passes the contact tims 
of each station integrates to quantities which are approximately 
equal, But, on test flights, as much contact time as possible on 
early passes is desirable, Northward and/or eastward movement of 
the South Central station further decreases contact time, South 
ward movement, to Brownsville, Texas, increases contact time 


| r. 
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| and makes it approximately equal to that of Cooke Air Force Base. 
However, this southward movement of the South Central station 
Would compromise its utility as an operational station. 


(8). It was originally planned that there would 
be a complete complex of ground equipment at Cooke Air Force Base 
exoept the data read-out equipment, Therefore 9 considerable | 
| Savings in the early program acorue if a complete test complex 
of ground equipment is placed at Cooke Air Force Base only, In 
addition, no personnel would be required at the South Central 
station during this early period, §=— | | 


. (3) The site selection, construction and acti~ 
vation of the South Central station would be delayed, | 


: (4) Objectives of the operational and test 
stations would not be compromised, Compromise of objectives 
results in a less optimm location for either test or operational 
usage. | | | | | 


ad. This approach is a more conservative and cautious 
approach to the facilities problem, and would provide for design 
changes in the brick and mortar as required by the experience gained 
in the R& facilities at Cooke, - - 


2, There are several disadvantages to delaying the installation 
of a South Central station and including data read-out at Cocke Air 
Force Base. These are: : 


a. The delay of the South Central station will reduce the 
total tracking and telemetry capability during the R&D Phase of the 


planned 

for Statio the AFMIC Range, Hawaii, Cooke AFB 
and the South Central station, This Will reduce the number of track- 
ing and telemetry. contacts during the first few passes. 

be An "Operational Type" facility will not be available for | 
training of data read-out and analysis crews, ‘This function will now | 
have to be performed at Cooke Air Force Basen 2 | | 

C. There will be no ground=to~ground. Communications systems 
experience in the early R&D) phase to obtain orbital computation smooth- 
ing as was planned between Cooke and the South Central station, 


dG. Although savings accrue in the early phase of the R&D 
program, the long range facilities and equipment costs will. be greater, 


oa | " - WOTR 57-36 
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3. AS & result of the above analysis and an evaluation of 
the advantages and disadvantages, it has been concluded that the © 
FY 59 MCP should be modified to include R&D facilities at the 
following stationg only: AFMTC and dow renge, Cooke Air Force 
Base, and the Hawaiian Islands. Plans are being made accordingly 
vo use Cocke Air Fores Base rather than a South Central U. 8. 





Operational Station as a Test ata Acquisition Station, 


| 4. Site selection in the Hawaiian Islani group should be 
initiated internally so that & recommended site could be included 

in the detailed preject folders for each facility site. The 

- Hawaiian site is the only “site selection™ required for the FY 59 

MCP, Your approval of the approach outlined above is requested, 





WTR 57-346 








| a — NOV -6 1957 
MEMORANDUN FOR COLONEL TERHUNE | 


i 


SUBJECT: "WS 117L Facilities" = _ we 


Le Reference telephone call fron It. Col. D. We Campbell . 

_ AFOIE-PS on 5 November '57 and WOTR Memo 31 Oct. '57 subject the . 
. same as above, specifically paragraph 2, After Lt..Col. Campbell 
returned to Washington, D. C., and discussed the WS 1171 Hawaiian 
siting problem with his superiors, he determined that the siting 

ef the Hawaiian station was not within the responsibility of 
AFOIE-PS. This responsibility rests with the Major Command need- 
_ ing the facility and the Theater Commander of the overseas area, 
in this case probably FEAF or CINCPAC. Clearance into FEAY and 
other DOD installations in the Hawadian Islands will have to be 
arranged by AFBMD, Hq ARDC as will the transportation required. 


2. Col. Gampbell is contiming to gather the information on 


all Air Force other DOD and government owned or controlled land in 


the Islands. This data should be available to AFEBMD in the near 
future, _ : 





CC. B. ODER 
Director, W 117L 
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WTR NOV 19 ‘57 
MEMORANDUM FOR COLONEL TERHUNE - 
SUBJECT: Plans for WS 1171 Site Selection 


1. In accordance with your note of 8 Novesber with refer~ __ 
ence to W 1171 site selection in the Hawaiian Islanis, ~ follow=- — 
ing steps are under way or planned, 


a. Col. Campbell (AFOIC-PS) Hegdquarters, USAF, 
assembling data on all Federally owned or contrelled sli Ror in. the 
Hawaiian Islands, This step should be completed. this week, 


b. Lt. Col. Swanke, WI, plans to go to Wi n, D.C. 
the week of 18 November to accomplish the followings: G pick up 
the data assembled in AFOIE and (2) make arrangements for the clear~ 
ance of a small group to visit CINCPAC and FEAF Hgs. to. acquaint 
them with the 117L requirements and obtain their assistance. ‘The 
group that will go on this trip includes 1 member from WT, WI, 


LAC, Philco and Parsons, te trip will be scheduled as soon as 
possible. 


2. The purpose of this trip will be more exploratory in nature 
rather than detailed site selection. Nd BD comm tments Will be made, 









; | in: a | | : 
COPY : | 23 NOVEMBER 1957 


TO COMDR AFBMD ARDC INGLEWOOD CALIF 
COMDR AFBMO AMC INGLEWOOD CALIF 
INFO: COMDR ATC RANDOLPH AFB TEXAS 
a COMDR AFMTC PATRICK AFB FLA 
COMDR ARDC BALTIMORE MD 
COMDR AMC WP AFB OHIO 
CINC SAC OF FUTT AFB NEBR 


+SEGRET/ CITE AFCGM 53147, DEPARTMENT OF DEFENSE APPROVED 
THIS DATE THE AIR FORCE REQUIREMENT FOR PEACE TIME ICBM/ 
IRBM LAUNCHES FROM COOKE AFB. THIS APPROVAL INCLUDES 
-REMOVAL OF OSD RESTRICTIONS ON ITEM 44.5.2 LAUNCH CONTROL | 
AND SAFETY. YOU ARE HEREBY DIRECTED TO PROCEED WITH YOUR 
PLAN AS GENERALLY OUTLINED IN 10 OCT 57 COMBINED AFBMD- 


SAC-AFMTC STUDY WDDOS-57-49 FOR PEACE TIME SYSTEM EXERCISES _ 


FROM COOKE. APPROPRIATE ACTION WILL BE TAKEN BY THIS HQS 


WDSSAT-57-852 
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om . | DEC 6 1957 
SUBJECT: 117L Preliminary Site Selection Conference, Haveli 


1. Purpose of the conference was to establish an Agenda of 
- the visit of the 117L group to Haweil, and assign responsibilities 
of each member of the party. a 


2. Those in attendance were: 


* Lt. Colomel Q. A. Riepe - WOR 

* Major J. W./Everhart - WDID | 

. Mr. EB. Bure ~ WID e hoa 
Mr. ©. W. Brandt - Persons Co. 
Mr. J. Gran - Parsons Co. 

* Mr. R. 0. Kelly - Parsons Co. 

. Mr. BE. 8. Dean - Lac/MSD 

% Mer. R. D. King - Lac/MSD 

* Mr. D. B. MoKey - Phileo Corp. 


Those stazzed will be menbers of the team on the trip. 


(3. Lt. Gol. Riepe and Major Everhart will arrive in Hawaii at 

» Monday morning. Monday will be spent setting up appointments 

with the proper Air Installations group of Pacific AF and Ses | 

Frontier of CIWO Pac. Steff. A series of short briefings have been 
assigned to the members of the group to inform the Pacific AF and 
CINGPAC Installations people of the 117L requirements. These are: 


a. Brief description of the 1171 System - Lt Col Riepe - WOR. 


b. Requirement, criteria and purpose of the Hawaiian Site - 
Mr. Ralph King - LAG/MSD a 

¢. Technical Performance - Limitations of the Hawaiian Site 
Mr. Dixie MeKey, Phileo Carp. | | a 


ad. Typical Tracking Station design layout end design limit- | 
ations and Objectives, Mr. R. P. Jelly - The Ralph Parsons Oo. 


e. How the AFEMD facilities programming is sccdiplished, what. 
we went from Pacific AF and CINCPAG. Schedule of events 
leading to an operational tracking station. Major John 


hk. A map survey of the Hawaiian Islands by The Ralph M. Parsons 
Company has shown that from & geametrical standpoint alone there are 
® very minimum of locations in Hawaii that will satisfy the Site Selection 
Criteria generated by Philco and LAC/MSD. It was agreed that. this 
criteria is accepted as being the ideal situation only. LAC/MSD and 
Pays NGMADE@evae. tm VEAB parts of the can be compromised and 
INTERVALS; NOI AUTOMATICALLY | oe eae me er ce | OD 
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what it will cost in operational effectiveness of the Test Tracking 


5. The ultimate objective of this trip isto locate areas for 
siting the 117L tracking station in the Haweiien Islands that are 


ecceptable from the standpoint of land evailability, geometrically and — 


Seopraphically satisfies the ‘selection criteria with: compromises, and 


is not obviously in violation to the electronic interference criteria. 


These sites will be further studied by LAC, Phileo and the Parsons 


Company for a more detailed siting survey prior to the recommendation 


ont comaitment to a specific site. 
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MEMORANDUM FOR COLONEL TEAHUWE 
. ‘SUBJECT: Status of 1I7L Facilities _ 


1. Facilities planning for WB 107L are presently being planned — 
on the basis of the following decision; — | | 


a. The first launching from AFMIO will occur from launch , f 
complex # 1h in June 1959. An agreement has been reached with wor ‘Deecas 
which allows W8 117L use of launch complex # 14 from May through a: 
December 1959. A maximum of four launches will be scheduled caring | © Srmnd 
the period all of whieh will be orbital in nature. These launches 8 bthe 
Will require tracking and telemetry equipment at Haweii and Cocke ey he fo 
(TIM-18 modified) to receive full use of these orbitel vehicles. 4 “pe 


| be The first WS 117L launch at Cooke will occur the first 
quarter of 1960 (March) from a WS 117L launcher constructed adjacent 
to complex 65-1 end utilising the G. E. Mod II guidance equipment at. 
‘that site. ‘The leuncher and probably a minimm blockhouse will be 
Oriented and sited to provide maximum utility to 117L and use of 
existing services and equipment: A second 117L launcher may be con- 
structed later if 117L is accelarated . 


2. The following decisions need to be made ; 


‘&. Siting and orientation of the WS 117L launch stand with 
respect to other 65-1 stands and facilities, perticularly the G. E£. 
Mod II guidance. - | | a 


b. ‘ype of launcher to be built, wet or ary. 


| Re ‘The feasibility and desireability of joint use of the 
65-1 blockhouse, or the construction of a new one. _. 


d. Use of RIM and MAB now under constructien for 117L 
Operations for that part: that involves the M~65. If not feasible 
the number and size of buildings required. 


e. Sites for tracking stations at Cooke and Hawaii. 


3- Action that has been taken or is planned by WDTR and WDI 
in conjunction with the 117L facilities problem. 
a. Support and data requirements for the tests to be con- 
ducted at AMMIU are currently being submitted to the Patrick Base 
by MIQT. Technical modifications and additions to the launch complex 
_ (service towers, umbilieal mast, etc.) are under design by LMSD and/or 
subcontractors. All of these efforts are being completely coordinated 
with WOT, WDFO and WDI. | | } | | 
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bd. A memorandum Colonel Terhune te Colonel Leoahard (WDr) 
has been written outlining the approach to the WS 117L launch ecarp lex 






| c. WBO has been requested to outline the amount of assistance . 
they can commit to the ws LL7L program in the areas of receiving, in- 
specticn, maintenance, assembly, checkout, erection and launch of the 
SM-65. portion of: the LI7L system. This will determine the requirement 
for new RIM, MAB, construction and the need for training 117L contractor 
personnel to receive, inspect, maintain, etc. through launch. 3 


_d. Representatives from WPR,. WDIO, WDID, LAG/MSD, Philco end 
The Ralph M. Parsons Company visited Cooke AFB 25 November 1957. ‘the 
Group, with the assistance of Colonel Iyster, Colonel Daughton, and 
Major Stringer toured the 65-1 complex and the Northeastern pert of the 
base. Two feasible sights for the 117L station at Cooke were | 
selected. LAC, Parsons, and Phileo are conducting further survey of 
these sites to determine their suitability. WETR, WDID is preparing a 
peper for the Cooke Installat ons Board pinpointing the site selected 
and requesting the Board's consideration. 


| e. A party, ednsisting of representatives from WOTR, WDI, LAC, 
Phileco and Parsons are visiting Hawaii the week of 9 December. ‘The 
purpose of this trip is to acquaint the Pac AF of the 117L requirements 
in the Hawaiian Islands, and gather as mich data as possible on locations 
suiteble for a 1I7L tracking station. | 


4. Siting of facilities at Cooke and Hawaii will not require a | 
_ ‘formally constructed AF selection board. However, soon after 1 Jan. 58. 
& formal Site Selection Board should be convened to Select the U. 9. 
data and readout stations. ‘The representation on this Board will be 
determined by the Preliminary Operational Concept for 117L to be pub- 
lished by Hq USAF on 6 December according to unofficial information 


3+ Design cbjectives and typical site plot Plans including Single 
xwiln have been drawn up by Parsons for the tracking stations. 
Preliminary definitive Plans for these typical stations are to be cage 
pleted by 15 December 1957. Detailed site adaption and construction 
| @8 will be made as soon as the sites for the tracking stations 
are selected. _ | - , 








DEC 7 57 


PRIORITY 
COMDR, BMD, DHOLEWOW, CALTFORNLA 


COMDR, ARDC : 
BALTIMORE 3; MARYLAND 


‘SRERET FROM WDTR 12~7-K FOR W. P, JASTREMSKI -RDSIP 


PART -I PD IN ACCORDANCE WITH YOUR TELEPHONE REQUEST OF 16 DECEMBER 
1957 THE FOLLOWING INFORMATION IS SUBMITTED WITH REFERENCE TO WS 117L 
- Pw300 PROGRAM ACCELERATION PD A TOTAL oF 13.5 MILLION P~300 FUNDS WILL 


BE REQUIRED IN FY 58 PD THESE. ARE BROKEN DOWN AS FOLLOWS. CLN | _ 
8.5 MILLION DOLLARS MOVED FORWARD TO FY 58 FROM THE CURRENT FY 59 


MCP FD 5.0 MILLION DOLZARS ADDITTONKI, To PROVIDE A NEW LAUNCH 
FACILITY At COOKE ATR FORCE BASE FOR Ws 117L PD PART at FD THE FY 59 


MCP ASSOCIATED WITH THE FY 58 PROGRAM OUTLINED IN PART I ABOVE WILL BE 
13.0 MILLION DOLLARS 70 CONSTRUCT FACILITIES PREVIOUSLY PROGRAMMED IN 
FUTURE YEARS PD PART III PD THE TOTAL PROGRAM FACILITY § REQUIREMENTS 
FOR IL7L WILL PROBABLY NOT EXCEED. THE TOTALS SHOWN IN THE WS 1175. 
DEVELOPMENT PLAN CMM 16 JULY 1957 CHO, HOWEVER ®. lM THEY WI, BE RERUTRED 
EARLIER PD 
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was — AB Febweary 1986 
SUBIEGT: Aggertienment of Funds te Support Revieed 





| : appertioned as epecified in the 
Focilities Annex, The cupperting Forms 161 ave attached as 
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4. For the tncliitien ot AFMEC, e ie contemplated Het design 
aad medification will be aecemplished by the Jachsenville Dictrian 






_ Magimeer. Yor the counining ems in the program, & te intended 





that design will be aecemplished by AYBMPD and thet canstrection will 
be undestehen by the eogninent Dictsict Engineer or Public Werks 
ee ee eee er Revised). 
dated 37 March 1987. | | | 


$. The revioed WS-117k. Facilities Ammen repres ente the 
minimum MGCP taellities required te support an accelerated effort 
im thie peegram. Regnizements have been minimised on the promise — 











- teat neccesary installations will be sited on, oc adjocest te, attive 
. government stetions which will ebviate the need for support facilities. 





é. The recent action of the President afloeding the WS-L17L 
equal natiensl puterity with the IC and IBM's eamghasines the urgency 
asccciated with acecleration of this program. Censistet withthis | 
peteety. it fa veqeested that isnmodiate action be tahen to aggertion 
the necesenry funds be acoordence with the reqetzvements presented 
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2 nels | ss WELMAM E. LEONMARO — 
1. Rev. WS-1iTL. Dev. Fien Gelenei, USAF | 
(Mgt Ret (@, 33 Jan 86) Assistant fer Installations 
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DEPARTME | 
AIR FORCE BALLISTIC MISSILE COMMITTEE 


WASHINGTON 25, D.C. 





AFOGM Cont, #581249. 
AFEUC 1/16 ' 14 March 1958 


MINUTES OF SIXTEENTH MEETING 
AIR FORCE BALLISTIC MISSILE COMMITTEE 
Held in Room 4C-1052, The Pentagon — 


Present : 


Members; Hon James H, Douglas, Secretary of the Air Force 
a: Hon Lyle S, Garlock, Asst Secy (Fin Mgmt ) 
' Hon Dudley Cs Sharp, Asst Secy (Materiel) 
General Curtis E. LeMay (Vice Chief of Staff) 
Maj Gen Charles M. McCorkle (Asst C/Ss (Gu)) 


Staff: Col R. E. Soper, Secretary, AF-BMC 
rare ae Col A. E. Krieger. Alternate Secretary, AF-BMC - 


Others | 
Present; | SAFUS — | SAFIE | 
Hon M. A. Macintyre Mr. Jack Reilly 
Col R. F. Burnham Mr. Geo. Robinson 
OSAF .  AFCHM | 7 
ir. W. Weitzen B/Gen R. E. Greer , 
Mr. D. L. Jackson | Col J. J. Courtney : 
| | | Major E. Istvan 
AFCIG _ AFCAD 3 | 
L/7¢ &, W. Wischmann c OL S. M. Porter 
AFCIN a | AFXDC 
W/Gen J. Hy Walsh _ W7Gen BH. C. Donnelly - 
Col R. S,.° Stewart. B/Gen J. D. Donohew 
L/C D. Ma Adkins B/Gen EH. T. Wheless 
L/C R. D. Kemp Col R. C. Richardson 
Maj C. E. Giraud  L/C B. Gunderson 
| | L/C W. W. Eakins 
Maj R. E. Angel 
AFABF 





Hr. L. C. Meyer Wilson 
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MINUTES OF SIXTEENTH MEETING (Contd) __ 


AFDDC | | AFODC 


W7Gen J. s. Mills  W7GenT. Cc. Musgrave 
M/Gen Le Ss. Stranathan B/Gen VY. E. Rentz 
B/Gen H. A. Boushey. B/Gen F. J. Sutterlin 
Col F. W. Dyer, Jr. B/Gen T. J. Gent | 
Col R. J. Nuuziato > Col C. C. oa as 
Col J, T, Stewart “IVC R. J. Ree 

Col’ D. H. Heaton L/C T. F. eo 
Col J. B. Williams Maj R. C. Brown 

L/C J. Ae Hancock Maj G. W. White 
L/C W. C. Nielson Dr. Hugh Miser — 


L/C J. R, Finton. 
L/C K. G, Lindell 
L/C W. A. Walker 
Capt We Be poe 


_ : 


SS | AFEMD (ARDC) _ 
Col ki, T. Holland n. e Ritland 
Col H. W. Powell. Col F. Cc, E. Oder 


L/C B. J, Cavnar 
- ey Cutler 


L/C B. M. Wayne 
Maj W. H. poorer 






L/C M. A. Bradshaw 
L/C G. F, Hammett 7 
L/C A. B. Smith, Jr. 
Maj C. L. Vacanti 





| Ramo-Wooldridge 
° rence 


. =r WD -58-01998 











1. The Committee convened during the period 1530 to 
1715, 14 March 1958, to review a revised development plan 
for weapon system 117L, based on a recent decision by the 
Secretary of Defense to accelerate this program. 


2. <A detailed briefing on the accelerated program 
was presented by an Air Force Ballistic Missile Division 
team headed by Brig Gen Ritland. A summary of the material 
presented is documented by Inclosure #1 as a part of the — 
record copy of these minutes, | 


| 3. In considering the program matter presented, the 
Committee ee wo. | | 


NOTED 


a. The accelerated program advances operational 
dates by approximately one year ani provides PIONEER VISUAL 
and FI reconnaissance by CY 1960. The first 117L satel- 
lite test vehicle launchings begin in November 1958. = 


: be A direct benefit to the manned satellite program | 
is derived from the fact that excess capacity in volume and 
weight in some of the earlier THOR boosted satellite flights 
might be used in an animal recovery program. 


anette tains the first two Project ABLE flights 
are engineering successes, a satellite attempt could be | , 
made in June 1958, 


| d. The first THOR flights (Project ABLE) will be 
from Cape Canaveral on equatorial orbit and when suitable 
facilities are available at Camp Cooke, 117L tests will | 
continue from this location, Polar orbits are not feasible 
from Cape Canaveral because of the relative position of 
populated areas, - | | 
|  @. The Hawaiian and Cooke AFB tracking stations 
have been sited, and a survey is underway for suitable 
tracking sites in the northeastern and northwestern parts 
of the United States. : — 


f. The facilities schedules indicate that bene- 


ficial occupancy dates can be met, 
QE 10 -58-o1028 





— 


Bo The use of the THOR beoster presents no unusual 
engineering problem, and satellite launchings with this 
booster appear entirely feasible. 





: Rh Resources re ired to support this program 
are oo as follows (FY 1958 figures shown are already 
funded): | ~ 3 











FY 58 FY 59 FY 60 
P1005, 107.6 154.6 
P2000 2s 746 51.4 73.8 
P-300 7.8 23.40 ~0- 
P-600 10.0 , 32.5 21.4 

TOTAL 60.5 214.9 249.8 


These figures are not identical with previous estimates 
furnished the Office of the Secretary of Defense, and this 
disparity must be reconciled. : | - 


AGREED 


, i. THOR boosters will be used to test system i 
components in orbital satellites because the early avail- 
ability of these boosters will appreciably advance the 

entire program, | 7 | 


- DIRECTED 


| Je The funding requirements for this program are — 
to be reconciled with previous estimates provided the Joint | 
Chiefs of Staff and OSD. The cost of biological experiments 
leading toward & manned space flight capability, to include 
such flights with labora ory animals as may be feasible in 
WS-117L test vehicles, will also be submitted at the earliest 
practicable date. | Ce 


k, The revised development plan shall be pre- | 
sented for approval to the Director, Advanced Research /,“ 
Projects Agency. a eee ge 


WD-58,-01928 — 








4, The OSD Director of Guided Migsiles has directed : 
the Air Force to investigate and repert upon the feasibility 
of utilizing storable propellants in the TITAN missile in- 
cluding the effects such reorientation would have on TITAN | _" 
schedules, As a part of this study, Mr. Holaday also re- 
quested the Millikan Committee to consider this matter, 

The Air Force held preliminary discussions with the Millikan 
Committee in a meeting 14 March. A brief summary report on 
the status of this investigation was given by Dr. Lawrence 

_ Lor the information of the Committee. | | 







ANDREW E. KRIE 
Colonel, USAF 
Alternate Secretary » Air Force 

Ballistic Missiles Committee 
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wIsk : AY MAR 18 1958 
MEMO TO: Colonel Terhune ; 7 Pa 


SUBJECT : Current Status of Facilities Construction at Lockheed 
- Missile Systems Division, Sante Crus Test Base (scrs) 


1, Bite development and construction activities, for WS 117E, 
at the SCTB have been underway for approximately eleven months. | 


2 Separate areas to be involved specifically in WS 117L 
testing at the SCTB, and their current status, are listed below: 


‘ Adrinistration, soso ly and Checkout Building | Area. | 
The buiiding ¥ houses L17L offices, and vehicle and component 


assembly and checkout, is complete and in use3 present activity cen- 


tered on preparation of Propulsion Test Assembly for near-future 
test in Components Test Lab, | “% | 

| b. Ordnance Test Area (OTA). The OTA ig essentially com 
‘plete and has-been us or WS 117L simlated-tank destruction tests. 
It will be used shortly for vehicis separation pyrotechnic testing. 





d. tem Test Stand and Blockhouse Area. Test Stands #1 
and #2, of a to of . e to st 9 Rave reached a . 
stage of rough-concrete-pour completion. Concrete clean-up » facil- 
ity plumbing and wiring, and superstructure: assembly and/or erection 
will begin within the next several weeks, Flame Bucket is not in 
place. Flume and ali contouring are camplete. .§ 


6. Water Su stem Areas, The Test Stand Water Supply 
System is complete nd essen ready for use. The reservoir, 
dam, pumps, and lines have been cleaned and checked, 


f. Miscellaneous, ‘Two permanent-type Administration 
buildings wi cons ted. adjacent to existing assembly and 
checkout building, for housing central base control functions, 


| |. & tent is presently housing an active engine-valve and 
plumbing test rig; surrounded by sand bags, which shield the -con- 
trol console and personnel. This test is destined: to move to the 
Components Test Lab shortly. . 3 ee | 


| | ‘The road from. the base entrance to the Test Stand Area, 
passing the Components Test Laboratory, and the road.to the OTA, are 


‘tame 


Wee 
an 


Cu fh 


{ 
{ 


not surfaced with asphalt or concrete, however it is hard-packed and 
- adequate for near-future transportation needs. Surfacing is to fol- 
low shortly. ' | | ‘s 


A purification system will be incorporated shortly to - 
service drinking needs, using reservoir water as source. 


| The access road to the base is in fair to poor condi- 
tion due to unfavorable soil conditions and seasonal shifting. 


Lockheed will have to fund repair of this road under existing ease- 


ment provisions. 


3e This facility survey indicated that it may well be possible 
for the facility to be ready as required for pursuance of W117L 
Captive and Component Test Objectives, however, the condensed nature 
of the Test Schedule of the program illuminates immediate slippages 
whenever other than ideal weather, hardware delivery, labor, check- 
out and crew training situations develop. = & a 





| _ 7 LC C. BE. ODER | 
| Colonel, USAF | 
Director for WS 11L7L 
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ca ne a MAY 1 1958 
MEMORANDUM FOR COLONEL EVANS, WDIS. 
SUBJECT: ‘rip Report | 


| le Lt. Colonel Q. A. Riepe and Captain G. P. Buck of the 

WS 117L Project Office, and Mr. John Gavin and Mr, Sid Rosenberg 
Of IMSD visited Hq ADC on 28 April 1958 to present and attempt to 
resolve the electronic interference problem between ADC's Frequency 
pe (FD) Program and the tracking and data gathering stations | 
of e : | : 


2. Contacts and arrangements for the meeting were made through 
Colonel S. L. Huey, Directorate of Communications and Electronics, 
Hq ADC. | : | 


3. Upon arrival at ADC, Lt. Colonel Riepe discovered that the 
presentation would be attended by relatively low level staff members 
of ADC, primarily due to the fact that people contacted by the C & EF 
Directorate were not at all familiar with 18 LL7L. 


4. After a brief presentation of the WS 117L program to Colonel 
| J. H. Wainer, Director of C & E, the WS 117L presentation was re- | 
ae scheduled and appropriate high ranking staff members of ADC were 


5. The first part of the briefing was given by Lt. Colonel 
Riepe to personnel listed on the attached attendance Sheet. The out- 
line of the presentation is also attached. 


a. The presentation was well received, the only specific 
comment being that Lt. General Lynn desired his staf? investigate 
the feasibility of changing the planned BOMARC site at Camp Adair to 
¥t. Stevens. It was his thought that better utilisation could be 
made of Tongue Point Naval Station if it Supported both a WS 1171, 
tracking. and data gathering station at Ft. Stevens and ADC's BOMARC 
site. ) | 


b. The second part of the presentation was given by Mr. Sid 
Rosenberg and was attended by working members of ADC's staff. 
Mr. Rosenberg discussed the calculated field strength of signals from 
ADC's FD radars at proposed WS 117L sites and what field strengths 
WS 117L Subsystem “"H*® could tolerate. | ee 


6. The following plan was agreed on:. 


| _AFEMD will notify ADC of the WS 117L site selected for the 
Northwest and the frequencies of ADC's FD radar that can be tolerated . 


, 
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by WS 117L Subsystem "Ht, At this time ADC will decide whether to 
operate their FD radar in a restricted frequency band to avoid 
interference with WS 117L or to relocate their FD radar which is 
Scheduled for operation in December 1962, At this time it appsared 
that FD radars would not affect WS 117L sites in the Northeast or 
Central United States. 3 | | 


7. After the presentation, Colonel E. B. Gravette, Directorate 
of Plans, conferred with the AFEMD representatives concerning ADC's 
desire to obtain a more detailed technical briefing on WS 117L and 
its capabilities. He was somewhat perturbed that the first briefing 
of ADC on WS 117L was presented as a result of a commnications and 
electronics problem instead of an ADC request to Hq ARDC which had 
been submitted several months ago requesting a WS 117L briefing. 


: -a. Golonel Gravette was informed of the rapid growth and . 
many changes in the WS 117L program within the last few months and 
that the possibility of a thorough briefing for ADC could probably 


be arranged in the next several weeks. 


b. Colonel Gravette gave the following as an ADC contact 
for matters pertaining to WS 1171: 





2 Inelss | | } 
1. Attendance List, (U), qnel, USAF | 
2 DES. pt Director for .WS 117L 


2. Outline, Presentation 
to ADC dtd 28 Apr 58,. 
(S) 2 pgs., WDISR 58-236 





L/Gen Lynn - 
M/Gen Muehleisen 


PERSONNEL ATTENDING BRIEFING 
by the AIR FORCE BALLISTIC MISSILE DIVISION 
on PROJECT 117L 
1400 hrs, 28 sprii 1958 


TS V/Comdx 
M/Gen Grant . TS D/Opns: 
TS fcideae 


Col Weiner, James H. TS 

Col Gravette, B. B. TS DfPlans 

Gol McCollom, L. G. TS D/Plans 

Col Techner Ts ADORQ 

Col Linder TS en? Wea | 


ae : , ; 


Lt/Col Fedorovich, V. Ts ATMEL 
Lt/Col Riepe, Quentin K. TS AFEMD 
Lt/Col Worden, Willard L. TS ADOCE 
Lt/Col. Camp, Donald W. TS: _ SDOCE 
Lt/Col. Martin, R. W. TS ADOOP 
Lt/Col Baril, "Co. A. TS AIMEL 
Lt/Col Cartwright | ts 3rd. Wea 
Lt/Col Veneziano TS. ADORQ 


Major DeLosier, Bernard C, TS ADOCE. 
Major Hughes, J. B. TS ADLAN 
Major Clinger, B. W. Ts ADORQ 
Major Diver, W. L. TS ADOCE 
Major Stapleton, James B. 7S ADOCE 
Major Collins — Ts. oe 


Capt. Buck, Quy P, TS AFEMD 
_ Capt. Foreman, George R. TS ADOCE: 
Capt. Boyer, Glenn eis ADCCO 


J) 


Mr. Gavin, John 

Mr. Rosenberg, Sid 
Mr. Douglas, Haman W. 

Mr. Blaylock, Wn. F, 


Mr. Chapman, James M, 
anders ) 


Mr. 5S 


i. 
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PRESENTATION TO ADC 
28 april 1958 

"Introduction 

1. Advanced Reconnaissance Vehicle 
2, (History) ARS Evolution 

The ARS System - 

3. Wi 117L Trajectory to Orbit 

h. Satellite Orbit Schematic 

5. Pioneer Reconnaissance Vehicle 
6. Satellite Vehicle Weight Analysis 
7. Ground Traces Minimum Latitude Orbit, 
8. Ground Treces 83° orbit 

9. WS 117L Subsystems | 
10. Pioneer = Advanced Performance 
11. Electronic Reconnaissance 
12, (I-R) IOHM Attack Alarm 
How Do We Achieve the GOR Capability 
13. ARS Program Schedule 
1h. Thor Test Vehicle Description 
15. Facility iequiivemente: 
16, Facility Milestones 
17. T. &D. A. Station Locations: 
18, Dev./Opnl. Station Schematic 











IV. Possible Tracking and Data Gathering Sites: 


Northwest Area | Northeast frea 
Ft. Stevens (Army) . Sampson AFB 
Adair (Army) Grenier AFB 


Dow AFB | 











; 
-§ MAY 43°89 

WoTSR | ; : 
SUBJECT: WS 117L. Suppoxt Aequirements from the 

‘National Pacific Missile Test ange 
TO: Asuivtent Chief of Staif for Guided Missilos 

* af Headquarters USAF | : 

Weshington 23, D.C. _ 

i, Reference Wolk letter to AFCGM dated 15 April 1958, 
Subject ‘equest for Approval of WS LI7L Launching Site, Cooke ~ 
Air Force Base. The referenced letter cites a WS LL7L reguirement — 
sor the construction of a WS 117L,/SM-é5 launch complex in the South 
Cooke-Navy area. _ Fe «= . | 


Z Ia addition to the above outlined requirement, there arq — 
other requiremcnts which arc currently being genersted. These . 
requirements can be gencrully pl.ced into three categories; (a) Space 
(laad area) on wich to placa apecialized facilities and equipment, — 
(b) the cunpert of these fncilities and equipment, and (c) the direct 
supyort of WS LiTL by sroviding certain renge instrumentation and 


3. UCortain of the above requirements can be defined at this 
‘time, cters must be celince through negotiation and availability of 
‘thie required item or service. i: a 
(het ik ee 4. itis, therefore, requested that USAF confirm, to the Navy, 

: Vial n iat the ased lor Pacific “zace Support for WS 1ITL and advise the AFBMD | 

| . ,t this to action taken. It is jurther requested that divect communications 
_ . Ee authorized between the vir Force Ballistic Missile Division and 
“i the Naval Ady hiseile fest Sunge to establish WS LI7L support require. . 
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“RECONNAISSANCE SYS WILL ¢ E IM EARLY FY 59. Tux 
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QF 011 BRICK-BAT, AND PRECEDENCE RATING OF I-I, WHICK VILL RE REFLECTED 
EN FORTHCOMING AMENDMENT TO OPY SS=6. COMMAND INVOLVEMENT VARIES IN 
DEGREE FROM SUPPORT OF SATELLITE TRACKING STATIONS TO 
SATELLITETRACKING AMDDATA ACQUISITION AND SATELLITE LA 
SUPPORT REQUIRED OF COMMANDS CONCERNED WILL 
WITH JOINT-TENANCY AGREEMENTS. DETAILS OF SUPPORT REQUI 
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SUBJECT: (Secret) Request for Site Approval WS 117L Develop~ 
| ment/ Operational Tracking Station, Northeast U. Ss. | 


TO —-Aselatant Chief of Staff for Guided Missiles. 
Headquarters USAF , os 
Washington 25, D. Ce. a 


| 1, The WS 1172 Site Selection Board has concluded its stidy 
of potential sites in the Northeast United States for a suitable location 
for a Development/ Operational Tracking Station, Inclosures 1 and 2, - 
subject: “Reconnaissance Report Northeast Site Selection Team" and haa 
"Site Selection Study Addendum," respectively, provide details of wae oF 
+ Criteria utilised by the Board and their findings with respect to the ae 
various sites investigated. _— “s a. | UU 


4, Principal considerations for the selection of the tracking 
atation site were (1) technical suitability, (Z} availability of Govern. =. 
ment-owned land, (3) availability of a suitable support base, and 
(4) economy of construction, No site in the Northeast ares fitted all | 
requiremonts ideally, but least compromise will have to be made at _ 
the New Boston Range location. It is requested that approvel of this —_- 
site be secured from the Air Force Ballistic Missile Committee and - hs 
that this Division be authorized to proceed accordingly. A representa. 
tive from AF BMD will be available to present thie site selection - | 

recommendation te the Ballistic Missile Comrulttee if desired. a 
| 3. Inclosure 3 is a summary report of the Site Selection Hoard... 
aoe f your message AYCGM 51678, dated  . ag 
4 é ad | | ee tee oe ee ae ae 
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(WD-58-0213) lin dup) nL Brig. Gen., USAF | 
2. Site Selection Study (S} —., 2, ‘Mice Commander 
(WD-58-04462) (in oe ee as 
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“MEMORANDUM POR COLOMEL CURTIN 
SUBSET: i Sell. aRZ operations ae Sooke als Farce Base 


i$. Below ave sted items which reguire further aitentiaan — 

| in amiss that eppropriaie placniag ead pregramening actions can be 
takes, You ate directed te ssiavlish az ad hac Task Grovp unter. 
the supervision of the LITL pragram director, having re; presentation 
fram Bt, BACMIKG, WRE, and the 5if+64 Prograca otiles, 32. 
avaky waa et te these store 
net Jater than 19 August, | 


a, The question of velag SAC crews te supervise | the 
| wei phase of the launch operation duxiog RED iighaa, 


WOVE? General Fune, Geaorat Laagty. and the undere 
signed bave substantially ageeed that this should a.centracter 


operated with over the shoaldar — porsaittod Sax eAS military 
porcouned, 


| b, . eaieclish a date tor initiation of operational {lights 
for pioneer recounaiasaace, All factaze wuch as the test PTO EM, 
tralsing, availabiney of lacilitios, ett., shaaid to counidered, 


hLaveckh aad guidance facility eoqainemonte te acécormmne~ 
gate aun R&D operational fligkte, Patalied considerattos 


 thould be gives to the alfiization af Complex $58 lor operational Rights. 
ond use of the GE Mad-2 guidance for hoth aperetional and Rio Hights. 


& RIM butldiag requiranteate eu. Aevemmadate ratelyt 


sod chack-eut operations for both EbD and eperational Might aztiqies, 
*e Datlsents the responaieiiities area ot the Sotiewing g 


ageucias wi} — in Suppost of LA7L operatinuat 


“y Fisws Miieslie Hivisten: 


2) Comractore, tntey Convatz, Lackbnad, sie . 
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operations under the 1L7L Contract It seens aloar 
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then we had at 


i have now concluded that we met establish a Develoment 
Conter as a Air Force facility in the Day area. 
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100,000 square feob of building area, The inttial requiressnt of 
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5 2+ 48 yOu know, Lockheed haa held rethey firn that tive | 
Gestroyer-clags Vessels ary neoded during xecovery force operations. 
The recent CKO. » With Wich you ara fomlltar, bring this dow. 
in op Lam F baliove this 1s @ Harel ides and not concurred 


Res ‘A regqniveneut for & laces soa forse Will prove acbaxrossing 
in a Dumber of different ways. First, ite cast fs an itea which haa 
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SUBJECT: Reqesst for Design and Construction Funds - WS-17k 
eae Advpaeed Reaearch Prejests Agewey 4 - nat 
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AIR. 4D ltr to ARPA, subj: Request for Design and Gonstrestion Fuad 


presentations. Allotment of the above funde is requested pries to 
‘15 October 1958 te permit selicitation of bids for ceastruction which 
is scheduled in most cases in early Nevember 1958. As soon as 
firm criteria becemes available for the other programmed fasilities, 
additional funds in the ameunt of $2, 913,000.00 will he requested. 


3 Incle | = | 
1. (G( WOM $8-40)(4 ays) 
«Basa Acq. and Tvack, SMa. 
2. (5)(WDIR 58-49}(4 cys) 
Pt. Arvguelic Launch 
3. (SWIM 58-50}(4 cya) 





G/M Assembly Bldg. Cooke AFB 


Info Cy (ltr only) 
AFCGM 
Hq USAF | 
Hq ARDC (RDZGA) - 
 WDP' = * 
wbc 


| Dictated byA Lt Col Lutman/sb/WDIR- : 
Coordination WDI, WDIR, WDIO, WDC,. WDTSR 





aor 


SIGNED — 


B. A. SCHRIEVER 
Major Geaeral, USAF 


Commander 
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SUBJECT: Future Utilisation of Complex 


Ore . - 


i. It appears that the best utilization of subject facility . 
1s to convert it for WS-117L purposes after ite utility as an ICHM 
facility has become margiuel. However, it has not been fully 
established that thie is feasible either from a technical or from 


& ranges safety point of view. 


2. Considerable discussion seens to have centered eround the a 


above aspects. However, we are in seed 


so that definitive planning may proceed. I therefore wish that 


written reports be prepared on both the 


end the entire matter of future utilization of this facility be 
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of specific documentation 
technical and safety. aspects 


presented to me in @ suitable briefing when the reports are avatl« 


able. 
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3. What 1s your estiuate of the date by vhich the ebove 
oned reports can be presented and the briefing given? | 


s, : ee 


- 
. “4 


Ce ORIGHMAL SIGNED: 
eS BL SCHRIEVER So 
ke TR Berne SF 


woe t 
: »! - ” es ’ ‘ 4 * — oa = Aa a oes 2 Ss 
a ; : at, ae w. : “4%. a} x ere ‘ *s oe. we te 
o by oe me se amen +a‘ ie 
co ee oe ete a On ne 4 
‘ oe rials sy “wee cae i ee * 
rer es ors . pte . ae 
eae ee z LS 
‘ . soon ed oo.” 7 rand 
i 5 asyy, 4 ss ‘ eae ‘ a 
a a Ra oe PES A id ae oe : 
Fate err ¥ : . . 
’ 
vicp *. 


ee | 


2 - x we muy. +33 af “%. a ahie* J 3 AA. 1% 
; Pita. yee ee Oe ing ae ee ne a ete 
MER tee oe Co TENS IND Te ERG RL RS % i eS ie 2 
oe rahe eg OF 6 eee st NWN ARRAY Ore + AR 
, Eat a2 COIN Vag Mere a 
Pe . *. Pa Cee oh oe ae . p, t. we e &,, 


: ! . ie et, : 3 ae : 
. ‘ * ag tte a : ae a a ° ies ‘ 6 me ae 0 igi Ge 
; ae 2 ty Ewe a ‘pe Pret rte Nee cD. . OY, aoe * aoe oe 
: 4 . 4 * = { x * an ae 7 La . i . 
“s 4 seas : . : 


. 
. eae 
Lad ¢ 
” La 
emt Ne we 


Pda tr ae bse > a seats - eee oa te * =e “yen NY : 
‘: parr : oe fn td vat oe . *: : are oR oy : r bet 4 me U 2. ‘a 7 
PUA en Soe whe SE CN 


7 wo 

» i . . : ‘ 
ao ye ad 7 . hg ie PCnenen 

ta PEM ee a? Carte of he atte ah Pee Pa a 


a oa ao tap’ a ws": 


~ 


wees - wae ae a = 
0 tte Boies | Age -wecmt lis 43 


? eer ae, ies CE Se SANE cette 
% ° ; ve ee eee ra eT eee gl hm het ‘ we 
7 : ee a ee “pete “8 ot CG * : oy oo F o ae 
Ps : ps ra ° . es . 4 
7 * Rita coe i , . ths g ers b4 ‘7, ee 
P . ee inte es ~ . are 
ae we ee re ’ a . i 
*; gts" * Pe, i ia wd 
é - : ee ‘ 
x oe, ¥ %, é Sieg 
* ae * ¥. 
: < 2a 





ie rs x - ve "e ae Le fe 
: a Le a ae ao : : . ; 
+ be oe : fee ae * 2.8 eta . : of . oul t ry : eae a eee ar} Sine 5 Cae F 
woth se ee SN APO ar hee aan 168 . . 2. : BO 4 ney yer a . spticgiee” Sie Sig 
Me es ened lear Ome cam an. “ale 2 + eh ateiemaatee, at Ra ate ‘annallleentes wo'tln on'ee ‘ilar y © cqntardtit Miata wy? aad Vine wat et Seni aditaabam ig’ inte Cure! 


? 


t 


al isméam 





ig ies st ei hi. 
| MO GOR Grl2.sav W590 flu 
pyri ow Tae PS ARLN! 
RVWUIN I ths 
wwaA Zt iv GsavuONMOd © ; 
¥ aL) ASINS) 235 Ti 


mos 











tt 
LLL | ptepettedy | 


np ceap 











38 ima: 


. . 
: 1 ‘ 








: 











a 
ERREGESRERE 
BRERERRRAREE 
SRSRERERAER SERGE 
PT Tt eae T 
SERRERERRER REE 
ERERRRERSRR ERED 

































rere — ae 
ETT TT [ithesaetepatag ia SVMs 


FETE TT 7 sie TT at - 
ELIT ET it rr hn 
PVA SNCNOS VE CAVASCONOSU PAVAS SONOS VE ST WUWS 
aC @G-AD @G-AD 
IS-A3 } O9-A4 6S-A3 "AS 


| BS64 LAPS S 





















a 


ee . 2 or 4 





ee a | Sol moe o 


Sd 


s ee as a eo , ot : : sg : | 
files 90) / 77; a ™ ) 4 
ree « Bi pat \ . 7 aime cae ER - | 


MZINSD SINS iaLNlDC: 





7" 


"4, 
 ¢ 
+ 

. 


-_-_o oe + 


* 
ot, me 
Gag ttete” er 
ue 


tte 


to we eae, 
at ae 


ad 


= 


: 


offic 


ao % 


jis 
to 


Pee Pd 
i, 


ae! 
ee. 


a at 


a) 


Pac 
s we 
tee . 


a‘ 


aaa: 





ae ee 


aie te 


Tyla 


Me Lert 
ph ae fe 


tary Lh oO 


oto, be af, ave 
+¥ 
, 


the 


+. 


Pie 


4 
4 A . . 
a te Meat" 
Byes epee: 


" e 


ea 7 
ee ea oP e 


et 


“t+ 


LF 3g 


eae 
et: 


~ * = 
ee MT 


Aa 


ta) 
oF 


Le 


ee, oN 


Farag 


Token’ ds 
of ka viv. 


byt 


pa 


: + 
ie oe ES 
x eee 
7 2 


ANT © 
; . 


bub 





Rt 1P SP Thy Mogi 
¢ Fe: B 2 * 


2522 SEF 9 
eae . aS6is 


1 —ePPAPHRASE SHOT RCURED bs: 
CATESORY i EMCP i$ i a? LPL (SIC ALLY RE. 


~ VE ALL INTERNAL REFont aces BY DATE-TIME 
- OUP PRIOR: 10 DECLASSIFICAT: JN," 


= i INTERWaNe SMD Ar. 


2 
Dec ets ASS 30 MA RCALLY 
Fag DOD * 5200. WG 





ee Lae ” : 
wrvetettn Me. inn ‘ 


| a Genwvel. Sekrieve ) ; 
| signing tt attedhed mass ine OF the Comp by 





9 Reptenieer 1958 


TUMNCZ: WELLL. ins Boosted BAD Aativity 63 Cocke AVS 








DOWNGRADED 4° 2 YEAR INTERVALS; 
DECLASSIF:22" “3 28 12 YEARS. 
POD DIK 5200.10 — 





opti’ sere | 
tes. a oo 
ye 


PO 


+ 
+ 
s+ 
eo + 
“ 
« 


sa é 
a, Peay 
. Was re .* 


- ok 2 te 


Na "; 


Pao 
+, oo 


Grethaien 


set 4 
** 
“ 


Pa 


Vw 
a3. 


oh a 
Yang hi oe aah’ 


+. 


4 > $A 


e 





